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ACTION FBO-08 

INFO OCT-OI EUR-06 ISO-00 A-01 M-02 /018W 

069545 

PR27I052Z AUG 74 
FM AMEMBASSY PRAGUE 
TO SECSTATE WASHDC PRIORITY 6833 
INFO AMEMBASSY VIENNA 

UNCLAS PRAGUE 2078 

E.O. 11652: N/A 
TAGS: ABLD, CZ 

SUBJECT: CONGEN BRATISLAVA POWER CONNECTION 
VIENNA FOR ZIMMERMANN 

1. EMBASSY HAS RECEIVED ESTIMATE EROM SPRAVA BRATISLAVA 
FOR CZ. CRS. 233,988.00 ($20,312) FOR QUOTE CONNECTION 

OF CONSULATE BUILDING TO THE CITY POWER GRID UNQUOTE. 

THIS IS FIRST WE HAVE HEARD OE NECESSITY EOR SUCH 
INSTALLATION, AS ALL DISCUSSIONS SO FAR PRESUMED THAT PRESENT 
CONNECTION WAS ADEQUATE. ACCORDING TO LISCIK OF SPRAVA 
BRATISLAVA NECESSITY ARRISES FROM LANG'S REQUIREMENTS, FOR 
WHICH PRESENT CABLE IS INADEQUATE. EMBASSY ATTEMPTING GET 
MORE INFORMATION RE CAPACITY AND CONDITION PRESENT CABLE. 

2. COST BREAK DOWN: 

1 KV CABLE CONNECTION $15,086 
DISMANTLING 52 

REPAIR TO ROADS AND 
SIDEWALKS 3,266 

TECHNICAL SUPERVISION 61 
10 PERCENT SPRAVA 
CHARGE 1,847 

TOTAL $20,312 

WE ARE REQUESTING UNIT COST BREAKDOWN OF ABOVE. 

3. VIENNA PLEASE ADVISE DEPT OE LANG REQUIREMENTS AND 
ANY INEORMATION HE HAS RE ABOVE. 
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4. LISCIK REQUESTS EMBASSY APPROVAL OF ABOVE WORK NO LATER 
THAN SEPTEMBER 6, 1974 OTHERWISE BUILDING RENNOVATION 
MAY BE DELAYED. FYI: WORK SCHEDULED BEGIN END OE THIS MONTH. 

REQUEST DEPT URGENT ADVICE. 

PERRY 
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